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jo-Veles-Bitclj. "his line has been repaired and the service 

leony of the Bridges were destroyed during the war, but most of them 

on ud: durthig 1945. Tho iron bridge across the Vardar et Skoplje and the 
one sorose:the:Kadine between Skopijv.end Velee have been rebuilt. The bridge 
aorcas the Topolske, 9 kms fron Veles' towards Sitolj, was rehuilt in cosorete 
a ee “far | : 

awe -Skoph JeDjovd joi sje-Sahonsee This line is not yet completely re-establiahed. 
During the war two of the bridges across the Vardar between Klisura and Mirovce 
were destroyed. In order to avoid the rebuilding of these bridges, @ diffioult 
and sostly undertaking, a, new line was tructs be the winter of 
1944-45 on the right Daal a During 1946 
she carth work waa comp nd part of the 
xelilweay line. At the ® yet com~ 
pleted. Forced lebor gy ion of 
Huseian engineers o 


Or TH 


at 


: Ano" “yet operating although it is in good 
geadition except for the-prinacipal bridge soross the Varder at Velea which was 
destroyed by the Yugoslav army in 1941. This bridge im in the course of recon 
struction, aad 1% is hoped that it will be ready by the spring. 


So Veles-Stip-Kooanes”“fniw Tine te sot 


4. Skoplje-Kacanik-Bosovska Mitrovica-Helgrade. 41] the tunnels and bridges 
on the portion of the line between Skopije-Kecanik were destroyed and traffic 
was only reaumed in the autuan of 1946. Fesved unpaid labor was employed on 
thiz work. 
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5. Kusanove-Gjujesera. This line was begun by the Bulgarians during the cocu~ 
pation and ig intended to oonneot Skopljo end Sofia. The earth work, bridges, 
and eome of the tunnels ars completed. The largest tunnel] at Gjujeseva, which 
4s 700 meters long, is not yet ready. Another yoar of intensive work ia ree 
qeired to finish this Line. 


8» Keoane-Gorna Dzhumaya. fhis is a strategic line begun by the Sulgariens 

during their occupation and intended to connect the Vardar end Struma valleys. 

Tho rails have not yes been leid, but it is thought thet this line will be 

ready in abouts siz months. ; 
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7. Skopl 4se-Tet ove-Gostivar-Kicevco-Oh8ide This line, which Was bullit by the 
Germans during the first war, was very quickly repaired in 1945. Traffie is 
now normal, 


e 


8 ZivojnacKenalis This is a narrow lfne, 9 Ima. long, built 18 1945-46 by 

EAM refugees from Gresce to connect the Géahk mines at Zivajna with Monel’ atation 
on the Bitolj-Salonica line. This is a purely industrial line serving the coal 
mines ahd timber forests. | 


>« “Sarajevo-Deboj~-to the north. This line hae not been used fof some time as 
a result of continual acts of sabotage in the distriet, 

‘Roads 

Ve During 1946 all the principal reads were provisionally repaired by forced 
hebor. dron and conerete bridges which were deatroyed have been replaced by 


wooden ones. All the repair and comstruction worke are guarded. 


2, The following roade have been repaired and can oarry vehicles net excedding 
eight to ten tones 


(a) Belgrade-Nis«Skop) je-Djovdjelija 
(>) Skopl je-Veles-Bitol j-Graek frontier 


(9) Skoplje-Kumanovo-Kriva Falanka=Sofia 

(d) i de (Debar=Ohrid). This road has been reo 
paired, ahd the stone bridge across the Urin hae been replaced by a — 
Wooden ons. Vehicles must not exceed five tons. 


3. The following roads have been repaired and oan carry vehicles not exoseding 
five to six tenes 


(a) eee je 

(bh) Bitolj-Ohrid (Debar) 

(o} Ohrid=Kioevo 

(a) VelasrStip-hactger Comme ice iy A cambined railway/roed brides is 
under opnstrucéion across the Vardar at Veles. — 

(a) Stip-Radoviste-Strmice-Dojran 

(f) Stip=Sv. fixolasKumanovo 

(g) Skopl jesKacanik-Kosoveka Mitrovies 

(h) Bitol J-Nowak-Starovina. Thia is a new road under construction, Several 
thousand workmen are employed on it wnder Yugoslav and HKussisn engineers... 
It is a strategic road intended to supply the Greco-Yugoelav frontiex 
sector Dobro Pol je-Karvike-Sokol=Ks jaskoalan, namely the importeat 


mountain region in the direction of Eptrus and Salonica. 


Labor ConditZons 


1. At Kakanj (50 kus. from Sarajevo) a recen} act of sabotags in a coal mine 
osuse i the deci of JOG minera: 


2. In the district Viesenice = Han Fiejsak (Javor Flanina) all the inhabitants 
have been deported to Kussia by rail via Rumania ee a reprisal for the assistano: 
they gave to the Chetniks. 
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